Date: 
09.09.17 
Job No.: 
Product No.: 
0130-780 
)"oduct Name: EC130 Spacepod/Hinge Door 


ENGINEERING 
CHANGE 
NOTICE 
DART AEROSPACE 
LTD 


ADR Yes/No: 
Created By: 
Checked By: 
670 


Distribution 
Reqd 
Resp 
Initial I Date 
Production Manager 
Y 
III 
Production Engineering Coord' 
Y 
EC 
Production Document Control 
Y 
""BG. 
Customer Technical Support 
Y 
OS 


Reason for Change: 
Updates to 0130-780 kits 


Documents 
Affected: 
IIN-D130-780 Rev B 
ICA-D130-780 Rev 1 
03188 Rev F 


03983 Rev A 


Distribution 
Reqd 
Resp 
Initial I Date 


DQA I QA Coord 
N 
ac Coordinator 
N 
Marketing 
Y 
SW 
Customer Order Processing 
N 


MDl-D130-780 Rev E 
0130-780-015 Closeout Kit 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
o 


# Quality Assurance Actions 
Reqd 
Rasp 
Notes 
Complete 


1 Notify Previous Customers 
N 


2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required DocumentslDrawings Under Review 
N 
5 Update Product Compatability Matrix 
N 
6 Create Eurocopter Form (FEE) 
N 
7 
Notify TC I FAA of Change 
N 


'" 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


8 Move Electronic Files 
Y 
KJ 
9 Update Blue/Pink/DSI Folder and Electronic Files 
Y 
KJ 
() 
1.1" 
~ 
>r- 
10 Update Controlled PDF Files 
Y 
KJ 
g\( C£Pr -p 31 15g 
;.\0, 
1"1 ~ 
11 Update Master Document list (MOL) 
N 
RF 
MDl-D130-780 Rev. E 
fithW 
oct. 10 It; 


12 Update Document Record (DR) 
Y 
KJ 


13 Update Product Development Summary 
N 
14 Update aSI 021 and/or STC Approval list 
N 
15 Update Parts I STC Database 
Y 
KJ 
. 0. t? 
~ ~~ 


16 Update I Verify ARC Database 
Y 
KJ 
. Od ~~ 
?' 
17 Create I Update Change Record Form 
Y 
KJ 
0130-780-011 now at CHG 002/ - 0J'5 PJ. CH6"OO' 
.0" 
~ 
~ 
18 Create I Update PPP's 
Y 
KJ 
...., 


19 Update Document Control Database I laminated Dwgs 
N 
,.. 
20 Update Grey Project Binder 
Y 
KJ 
Add ADR-D130-780-1 
{11 .10.1"'" 
~ - 
21 Update D-PartlM-DrawingIDSIIDEO Master Binders 
Y 
KJ 
i?'lla.P-r- -r'l ?, I ~ 
mil" 
loS 
~ ~.}- 
22 
'J 


23 


Description 
I Action: 
- these revisions complete corrective action for NCR-09-061 
.--=. ;;-s:r:eate-estimates-fQr-D.3983~1/-3/-5.1-7504.1/~-and-B-1-3G-7-80:o.Qj& 
~ 
- produce one prototype~/-~-O 
1-9 for verification and send to Calga~ 
-rollCHGnu 
. ort 
ea 
0 
0-780-015- 
. 
\"t9l"J\ 
-Add 0130-780-015 kit to all 0130-780.0 
1 kit 
in stock 
z ~J,l 
~~\tftf 


ECN Verified & Complete: 
_ 


H:IForrnslEngineeringlapproved online englECNrevN.xls 


Date: 


